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BILL NO. s-91-09-/l- 


SPECIAL ORDINANCE NO. S- Q 4/4 


AN ORDINANCE approving the 
awarding of Reference #1572 by 
the City of Fort Wayne, Indiana, 
by and through its Department of 
Purchasing and HARRY S. PETERSON 
CO., “INC... for the Civic: Center 
Parking Garage. 

NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF THE 
CITY OF FORT WAYNE, INDIANA; 

SECTION 1. That Reference #1572 between the City of Fort 
Wayne, by and through its Department of Purchasing and HARRY S. 
PETERSON CO., INC. for the Civic Center Parking Garage, is 
hereby ratified, and affirmed and approved in all respects, 


respectfully for: 


the restoration of the Civic Center Parking 
Garage; 


involving a total cost of Four Hundred Thirty-Nine Thousand Four 
Hundred Ninety-Five and 00/100 Dollars ($439,495.00). 

SECTION 2. Prior Approval has been requested from Common 
Council on SEPTEMBER 24, 1991. Two copies of said Reference are 
on file with the Office of the City Clerk and made available for 
public inspection, according to law. 

SECTION 3. That this Ordinance shall be in full force and 
effect from and after its passage and any and all necessary 


approval by the Mayor. Fejn 


Lag Die Jo 
Had beak 


Councilmember 





APPROVED AS TO FORM 
AND LEGALITY 


w UAA AÀ 


J. Timothy aulav, Citv Attorney 





W 


REFERENCE NO. 
DEPARTMENT: 

DATE: 

ITEM/SERVICE: 
PURCHASING INFORMATION 
ADVERTISED BID: 

DATES ADVERTISED: 
OPENING DATE: 


WRITTEN QUOTE: 


DUE DATE: 

VERBAL QUOTE: 

SINGLE SOURCE: 

NO. OF VENDORS NOTIFIED: 

NO. OF VENDORS RECEIVING BID/QUOTE 
NO. OF VENDORS RETURNING BID/QUOTE: 
NO. OF VENDORS DISQUALIFIED: 

NO. OF VENDORS NOT RESPONDING: 


DATE SENT TO DEPT FOR RECOMM: 
DATE RECOMM RECEIVED IN PURCH: 
COUNCIL INFORMATION 

DATE INFO SENT TO LAW DEPT: 
INTRODUCTION DATE: 

DISCUSSION DATE: 

PASSAGE DATE: 


ORDINANCE NO.: 


1572 
CIVIC CENTER PARKING GARAGE 
SANESE 


STRUCTURAL RESTORATION 


YES 


8-26-91 AND 9-2-91 


SALA. 
NO 

NO 

NO 

5 

7 

5 

(o) 

2 

Dim LEE 
PLEN 
DATES SENT EXTENSION DATES 
9-19-91 
9-24-91 
A Ae at ok 
hes oe. 


REFERENCE NO. 1572 


CONĊRETE STRUCT RESTOR/MISC 


CIVIC CENTER GARAGE 
9-12-91 


DESCRIPTION 


CATEGORY A 


CATEGORY B 


CATEGORY C 


GEN COND W/ ALLOW 


TOTAL 


ALTERNATE 
BID 1 


ALTERNATE 
BID 2 


WESTERN 


$470,765.45 


$36,592.00 


$39,645.00. 


$34,000.00 


$581,302.45 


$0.00 


$19,277.00 


TRISCO 


$372,091.00 


$44,720.00 


$35,255.00 


$32,813.00 


$484,879.00 


($13,143.00) 


$11,761.00 


MID CONT 


$479,269.70 


$37,831.70 


$34,040.40 


$53,120.00 


$604,261.80 


($200.00) 


$0.00 


HSP 


$339,195.00 


$22,300.00 


$37,000.00 


$41,000.00 


$439,495.00 


$3.00 


$0.10 


DIABLO 


$368,334.30 


$45,505.00 


$32,003.00 


$34,890.00 


$480,732.30 


NO BID 


$3,500.00 


Include two compieted copies of this 
form with your proposal. 


Name of Bidder:- 











Structural Restoration Bids Due: 

Civic Center Parking Garage Office of the 
Department of Purchases 
11:00 AM EST 
September 12, 1991 


for 


Department of Purchases 
The City of Fort Wayne 
City-County Building 

One Main Street 

Fort Wayne, Indiana 46802 


through 


Gibson, Tourney, Kim, Incorporated 
519 Tennessee Avenue, Suite 300 
Fort Wayne, Indiana 46805 


Gentlemen: Subject: 
Structural Restoration 
Civic Center Parking Garage 
for 
Department of Purchases 
The City of Fort Wayne 
Fort Wayne, Indiana 


We have carefully examined the Hid Documents, Conditions of the 
Existing Tier Structures, Precast Panels, Exterior Brick 
Surfaces, Stairs and Elevator/Stair Towers, as identified in the 
Bid Documents, and the Site for the work entitied: 


Structural Restoration 
Civic Center Parking Garage 
for 

Department of Purchases 

The City of Fort Wayne 

Fort Wayne, Indiana 


Prepared by Gibson, Tourney, Kim, Inc., Architects-Engineers- 
Planners and identified as Project No. 993 dated September 1791. 


Proposals: See the Instructions ta Bidders 


ITEMIZED BIDS 


We propose to furnish all labor, sateriais and equipment to restore the concrete tier structures, pretast 
concrete spandrel panels, coluan covers, brick surfaces and stair and elevator/stair towers as required an 
in accordance with the Bid Docuaents in the following bid foraat: 


BID ITEMS 
SENERAL CONDITIONS 


General conditions including 
zobilization insurances, overhead, 
profit, etc. for all three categories, 
including allowance. 


CATEGORY "A" - RESTORATION OF CONCRETE TIER STRUCTURES 
OE UIE TE TEN SERUL TURES 


BID ITEMS 


EJO! Replace existing expansion joints 
with Type 1. 

EJ02 & E303 Repair and replace existing 

expansion joints with Type 2. 

£304, EJOS & EJOS Repair and replace existing 

expansion joints with 

Type 3, 4 and 5. 


€J01 & €02 Replace existing construction joint, 


CUOL & £U02 Epoxy inject concrete crack on 


underside of slahs. 
C302 Rout out cracks and apply sealant. 
€503 Epoxy inject concrete crack on slabs. 
CBOS 4 €B04 


Epoxy inject concrete crack on beass. 


CEOL Regove sealant in existing crack on slab 
and reapply sealant. 


cea Epoxy inject concrete crack on concrete 
coluans. 


QUANTITY UNIT UNIT PRICE TOTAL PR 


A, 
4/ OD. 4 
CCC. 


i —— ——— 


għu 
TOTAL BID PRICE FOR GENERAL 


CONDITIONS INCLUDING ALLOWANCE... pe 


På Gf Obes 


QUANTITY UNIT — UNIT PRICE TOTAL PRI 


400 ET $F, 00 32094004 
790 FET 435,00 s527(2D0 
240 FET. $ GOs //640. 
2,350 rer 32/0 34935 
250 ret $/L 0 537944: 
1,375 FET 3920 3JODJS. 
173 FET. 3/4, YO $/77/0 
58 met 85/4400 $979.0 
139 FET. $a. YO s PIP ba 
25 FET. 3 {440s 2601 


utyul Hepatr concrete tioor gerasinaticns. 4,115 FRR ODO F'B3 479.0 


DBOL Repair concrete delamination on beaas. 5 sa. $ H ÊO $ 25% Y oc 
5501 Repair slab scaling. HS. MET POO? + 8 FOS: 00 
ENGL Resove existing coating on slab 

and reagaiv coating. 989 SQ. FT. $ 3. 00 $ AJ J b 7. Ol 
STOL Replace existing cove sealant and : 

add new. 5,449 FET SASD $ (2622.51 
ETOL Repair expased tendons. - 40 FET $-250.00 $ j2 00.00 
£501 Repair exposed reinforcing bars. 194 FET. $ rå 00 35 72$.02 
ECOL, EWO! Repair exposed reintarcing bars on 
€301, GUO!  coluans, beaas and under slabs. 52 sa. Ft. $ 70.00 $ 520.006 

i 5 1 
oe oe i ag EN uso m $ ROP 5 566 7 ov 
Puoi & PBOL Remove existing patches and repatch. H3 Sa: Fis- $ bi 7:00 $ Ed 06 
ae I 

WHOL ae existing mesbrane coating and apply ae re 2 50 f 2 9737 5. 
PSOL  Reseal. 300 ST. 3 IG $ JITODO 
WOOL - 4032 ALI Miscellaneous items. ! — —— +373 000 di 


gels - 
TOTAL BID PRICE FOR CATEGORY *8*.......$ 77 TS. 


JF 29 SPOOFS 6 
CATEGORY "9" - RESTORATION OF PRECAST CONCRETE SPAMDREL PANELS, COLUMN COVERS AND BRICK SURFACES 


TOTAL BID PRICE FOR CATESORY "B" 
INCLUDING ALLOWANCE. LL. 000000 smaken 300.000 


CATEGORY "C? - RESTGRATION OF STAIR AND ELEVATOR/STAIR TOWERS 


Fal peat Mak a Å gn 
Al? LT vr 
qis BARD Mall SF 


TOTAL BID PRICE FOR CATEGORY "C" = 
INCLUDING ALLOWANCE. ....ssenenezznnzzn $, / 000100 
nd 


If notified within 70 days of the bid due date, we agree to 
execute a contract for ali the work designated for 1991, The 
contract form shall be the Standard Form of Agreement Between 
Owner and Contractor, AIA Document 4101, containing a 'ħo-Lien' 
Clause. 


nd equipment in 


sa 
field work. 


T li 


a i inateriai 
ion prior to starting the actual 
If awarded the Contract, work will start within ten (10) days 
fter the Notice to Proceed and the project will be substantially 
complete within 32 > weeks after the starting date. 

(Spring of 92) 
We carry ali required insurances and will comply with all of 
the requirements of the General Conditions, Supplementary 


Cenditions, Flans, Specifications and Addenda to these documents. 


We Acknowledge Receipt of Addenda No. l- 





BIDDER QUALIFICATION STATEMENT 
STRUCTURAL RESTORATION 
CIVIC CENTER PARKING GARAGE 
FOR 


THE CITY OF FORT WAYNE 
REFERENCE NO. 1572 






ndersigned certifies under oath that the information 

id herein is true and Sule TAERE Y complete so az not 
misleading., He further understands that substantial 
ormaticn may be grounds for dismissal of his bid. 


SUBMITTED BY: Harry Sa pererson Conn Inca Me 
(CONTRACTOR 











BISSON, TOURNEY, KIM, INCORPORATED 
519 TENNESSEE AVENUE, SUITE 300 
FORT WAYNE, INDIANA 44905 


hek 








bi. 


OS. 


Og. 


State years of continuous specialization in: 


Concrete Structural Restoration 15 Yrs. Concrete Restoration 


fa) Cite 3 structures where your organization performed 
concrete parking structure restorations including 
patching and repairs of concrete spalls, delaminations, 
tendons, reinforcing bars, membranes and water 
repellent coating. Give names of structures, 
architects, addresses, phone numbers, year performed 
and approximate contract price. 





SEE ATTACHED 


th?) Cite 2 structures where your organization performed 
major concrete restoration including concrete repair, 
patching, refacing and replacement. Give names of 
structures, architects, addresses, phone numbers, vear 
performed and approximate contract price. 


Parkview Hospital 


Ft. Wavne, IN — fee tar Keg 


Ed Tourney Engineer - $275,000 


What training source do your craftsmen and suppliers use 
for their knowledge of concrete and its restoration? 


Annual Training Program and Safety Meetings 


All craftsmen on this project must have å minimum of 5 
years experience in the restoration of concrete structures. 
Do you have sufficient staff of this nature to perform on 
this project? Yes ` 


Wili this project be estimated and supervised by your home 
office or branch office? Home Office with Local Project Management 





N 


oS. Guarantees: 


fa) Is it your regular practice to place a Guarantee on 
your work performed” Yes — If Required 


ib) What is the normal duration of your Guarantee Feriods7 
5 Yrs. 





ic) What financial backing do you provide for your 
Guarantees? — Surety Company - If Required 





íd) What method you use for servicing your Guarantees? 
Annual Inspection — 





Oy List the states in which your organization is licensed ta da 


business. 
All States 


08. What percentage of the work do you normally sub out? 
10 - 202 


OG. Have you ever failed to complete any work you have been 
contracted for? If so, please explain why. hi 


NO 


19. Signature: 





Dated at Warren, MI this llth day of September g LID ia 


Name cf Organization: Harry S. Peterson Co., Inc. aa ee 
Bys GE A EP „Vice President 


(Signature) (Title) 








__ David H. Swenson 
{Printed or Typed Name) 





Subscribed and sworn to before me this 
Llith” day of _ September GPL 








My Commission Expires: February 28, 1994 





County of Residence: Wayne 
(Acting in Macomb) 


TA 


In submitting this bid, it is understood that the right is 
reserved by the Owner to reject any and all bids and to 
Waive any defect in any bid. 


IN WITHESS WHEREOF, the bidder ‘a firm) by its Owner fs) 
i below, hereunto set hand(s) and seal thi= llth = 
September, 1991. 








FIRM NAME: Harry S. Peterson Co., Inc. 


av: i 2 AALL 











(Signatur MEST 5 EA Po 
_J. Pete Wallace, District Manager == 
Frinted Gr ped Name and Title) 
ADDRESS: RES Men Od NI ee 6 SØ NN 
TELEPHONE: EPSON er NN Å å 





IN TESTIMONY WHEREOF, the bidder fa corporation) has caused 
this proposal to be signed by its President and Secretary 
and affined its corporate seal this _ llth day of peer" 
September -> 1971. 
. Harry S. Peterson Co ne. Te Si he NE Rare ai Ses” 








CORPORATION 





Al Feucht 


Printed or Ty yped Name) 





Jeanette Meier _ 
(Printed or Typed Name) 











TELEPHONE: (313) 39174000 





UI 


NOTE 1: Use this form if Cashier’s Bond or Certified Check 
i 


accompan 


Mm 
me 
n 

Du 


Enclosed herewith, find Cashier’s or Certified Check for 
te being five percent (54) of the sum of all 
bids herein, made payable to: 


THE CITY GF FORT WAYNE, INDIANA 


the proceeds of which are to remain the absolute property of 
said City if 





shall not, within ten (10) days after Notice of Acceptance 
of the within bid, enter into a written contract and secure 
said contract by a Performance Bond for the full amount of 
the contract to the approval of the proper officials cf said 
Cutty 








NOTE 2: Use this form if Bidder's Bond accompanies bid. 


Enclosed herewith, find a Bidder's Bond in an amount equal 
G five percent (5%) of the sum of all bids herein, subject 
c the approval of the Department of Purchases, conditioned 
s follows: 


u trt 


That if the Department of Purchases shail award the contract 
for said work, and if Harry S. Peterson Co., Inc. 





shall enter into a contract and furnish a 100% Performance 
Bond and Material $ Labor Payment Bond as required, within 
ten (10) days from the date he/she/it is notified of the 
acceptance of his/her/its bid, then the cbligation of said 
bond skall be null and void; otherwise, to remain in full 
force and effect. 


TO BE EXECUTED BY BIDDER & SURETY COMPANY 
BEFORE DEPOSITING BID 


BIDDER'B BOND 
KNOW ALL MEN BY THESE PRESENTS: 





That we, HARRY S. PETERSON CO., INC, ` 
as principal, and _ SEABOARD SURETY CO ` 
and s 86 


nw me pred 
sureties are held and firmly bound unto the City of Fort 
Wayne, Indiana, in the sum of 5% of Amount Bid ————————— 
se A Dollars ($ 53 amt bid-—) 

to be paid to the said City of Fort Wayne, Indiana, or its 
Successors or assigns, ourselves, our heirs, successors, 
executors, and administrators, jointly and severally, firmly 
by these presents. 


SIGNED AND SEALED at New Xork 
this 10th day ef | September a; 1999. 


The condition of this obligation is such that if the 
actempanying bid ar proposal of Waterproofing, concrete repair 


en —sn—— 





oa le a —n—1—1——8——s8——— ——— s 
made this day to the City of Fort Wayne, State of Indiana, 
is acceptad and the contract awarded to the above bidder, 
the bidder shall, within ten (10) days after such award is 
made, enter into a contract with the City of Fort Wayne, 
State of Indiana, for the work bid upon, and give bond as 
required; then this obligation shall be null and void; 
otherwise, it shall remain in full force and effect. 


SIGNED at _ New York À 
this _ 10th day of September Ta 1991: 





HARRY S. PETERSON CO., INC. 
(IN ; A A 





WA I 
* If signed by an agent, appropriate Power of Attorn shall 
be attached. 


NOTE: The total amount of Bidder's Sond shall be equal to 
five percent 15%) of the total amount of Categories 
“Au, NBU and HDH combined as shown on the Bid Form. 


TO BE EXECUTED BY BIDDER & SURETY COMFANY 
BEFORE DEPOSITING BID 


BIDDER'S BOND 
KNOW ALL MEN BY THESE PRESENTS: 
That we, 


as princip 
and 


























Wayne, Indiana, in the sum of 





SEE _.. Dollars ($ 
to be paid ta the said City of Fort Wayne, | 
successors or assigns, ourselves, our heirs, successors, 
executors, and administrators, jointly and severally, firmly 
by these presents. 


SIGNED AND SEALED at : å er = ? 
this osr day 








The condition cf this cbligation is such that if the 
accompanying bid or proposal of 








y City of Fort Wayne, State of Indiana, 
is accepted and the contract awarded to the above bidder, 
the bidder shall, within ten (10) days after such award is 
made, enter into a contract with the City of Fort Wayne, 
State of Indiana, for the work bid upon, and give bond as 
required: then this obligation shali be muli and void; 
otherwise, it shall remain in fuil force and effect. 








SIGNED at 
this 




















PRINCIPAL ġi ee 
* If signed by an agent, appropriate Power of Attorney shall 


be attached. 


NOTE: The total amount of Bidder's Bond shall be equal to 
five percent (5%) of the total amount of Categories 
"4", "B" and "C" combined as shown on the Bid Form. 


SEABOARD SURETY COMPANY ° 


ADMINISTRATIVE OFFICES: BEDMINSTER, NEW JERSEY 
FINANCIAL STATEMENT—December 31, 1990 





ASSETS LIABILITIES 

*Stocks and Bonds... seen $202,525,763 Reserve for Unearned Premiums........------+-- $ 62,147,114 
Cash in Office & Banks......--.----+-+ 11,075,572 Claim Reserve... .. ss senser nn 59,069,510 
Accrued TNLEFESt: L sa aa oss ord nen 3,449,702 Other Reserves.... ss seen $ se de 22,445,781 
Outstanding Premiums........----+-+++ (11,627,367) Capital Stock. ss sssesesenenenenenzznnnznzonnti = 2,500,000 
Accounts Receivable........---+-+++++00+ 6,755,327 HØGE. ia ka Re gy ew cies et 69,666,692 
Other ASsets......005secccecseeecennes 3,650,100 

Total Admitted Assets......-+---+++ $215,829,097 Total Liabilities...........- eee cece rece nt $215,829,097 


$ Bonds and stocks are valued on basis approved by National Association of Insurance Commissioners. 
på 


Securities carried at $8,406,687 in the above statement are deposited for. the purpose required by law. 


STATE OF NEW JERSEY 
COUNTY OF SOMERSET 


I, G. F. THOMPSON, President of SEABOARD SURETY COMPANY, do hereby certify that the 
foregoing is a full, true and correct copy of the Financial Statement of said Company, as of December 31, 1990. 








et ee day of 
President 
STATE OF NEW YORK 
88 
COUNTY OF NEW YORK 
On this... Oth day- SEPTEMBER ee mnn ..19..91. before me personally came 





mine VINCENT MOY. EEE EEE ra 
to me known to be an Attornev-in-Fact o EABOARD SURETY COMPANY, the corporation described 
in the within instrument, and he acknowledged that he executed the within instrument as the act of 
the said SEABOARD SURETY COMPANY in accordance with authority duly conferred upon him by 


said Company. 
ANA w. T 
NOTARY FUL Stet ba Bh Liste 
N — Stata of ny b 3 ED OAL. 


75179 York “Noiery Public. 


Form 242 Hed in Bron 
Commission Expirag dan CUNY 23 





Ip 


Certified Copy SEABOARD SURETY COMPANY 


No. 11090 ' — ADMINISTRATIVE OFFICES, BEDMINSTER, NEW JERSEY RRRR 
POWER OF ATTORNEY 


KNOW ALL MEN BY THESE PRESENTS: That SEABOARD SURETY COMPANY, a corporation of the State of New York, has 
made, constituted and appointed and by these presents does make, constitute and appoint James P. Reilly or 
Gordon W. Robbins or Justin C. Larkman or Debra Carnegie-Deming or Annette 
L. Rivera or Vincent Moy 

of New York, New York 


its true and lawful Attorney-in-Fact, to make, execute and deliver on its behalf insurance policies, surety bonds, undertakings and 
other instruments of similar nature as follows: Without Limitations 





Such insurance policies, surety bonds, undertakings and instruments for said purposes, when duly executed by the aforesaid 
Attorney-in-Fact, shall be binding upon the said Company as fully and to the same extent as if signed by the duly authorized 
officers of the Company and sealed with its corporate seal; and all the acts of said Attorney-in-Fact, pursuant to the authority 
hereby given, are hereby ratified and confirmed. 


This appointment is made pursuant to the following By-Laws which were duly adopted by the Board of Directors of the said 
Company on December 8th, 1927, with Amendments to and including January 15, 1982 and are still in full force and effect: 
ARTICLE VII, SECTION 1: 

“Policies, bonds, recognizances, stipulations, consents of surety, underwriting undertakings and instruments relating thereto. 
Insurance policies, bonds, recognizances, stipulations, consents of surety and underwriting undertakings of the Company, and releases, agreements and other 
writings relating in any way thereto or to any claim or loss thereunder, shail be signed in the name and on behaif of the Company => 

(a) by the Chairman of the Board. the President, a Vice-President ora Resident Vice-President and by the Secretary, an Assistant Secretary, a Resident- 
Secretary or a Resident Assistant Secretary; or (b) by an Attorney-in-Fact for the Company appointed and authorized by the Chairman of the Board, the: 
President or a Vice-President to make such signature; or (c} by such other officers or representatives as the Board may from time to time determine 

The seal of the Company shall if appropriate be affixed thereto by any such officer, Attornev-in-Fact or representative.” 


IN WITNESS WHEREOF, SEABOARD SURETY COMPANY has caused these presents to be signed by one of its Vice— 


Presidents, and its corporate seal to be hereunto affixed and duly attested by one of its Assistant Secretaries, this ist “222 
day of ..... August. 9.2 91 = 











(Se 


STATE OF NEW JERSEY 
COUNTY OF SOMERSET 
On this. .218%.2_......... day of , 19.91..., before me personally appeared: 
mm Michael. B.. Keegan = a Vice-President of SEABOARD SURETY COMPANY, 
with whom | am personally acquainted, who, being by me duly sworn, said that he resides in the State of .New Jersey ; 
that he is a Vice-President of SEABOARD SURETY COMPANY, the corporation described in and which executed the foregoing- 
instrument; that he knows the corporate seal of the said Company; that the seal affixed to said instrument is such corporate seal; 
that it was so affixed by order of the Board of Directors of said Company; and that he signed his name thereto as Vice-President of 
said Company by like authority. 


J Vice-President 














NOTARY 
220 
PUBLIC 





CERTIFICATE 


I, the undersigned Assistant Secretary of SEABOARD SURETY COMPANY do hereby certify that the original Power of Attorney of which the foregoingis- 
a full. true and correct copy, is in full force and effect on the date of this Certificate and I do further certify that the Vice-President who executed the said Power of 
Attorney was one of the Officers authorized by the Board of Directors to appoint an attornev-in-fact as provided in Article VII, Section 1, of the By-Laws of- 
SEABOARD SURETY COMPANY. 
This Certificate may be signed and sealed by facsimile under and by authority of the following resolution of the Executive Committee of the Board of 
Directors of SEABOARD SURETY COMPANY at a meeting duly called and held on the 25th day of March 1970. = 
“RESOLVED: (2) That the use of a printed facsimile of the corporate seal of the Company and of the signature of an Assistant Secretary on any 
certification of the correctness of a copy of an instrument executed by the President or a Vice-President pursuant to Article VII, Section 1, of the By-Laws= 
appointing and authorizing an attorney-in-fact to sign in the name and on behalf of the Company surety bonds, underwriting undertakings or other 
instruments described in said Article VI, Section 1, with like effect as if such seal and such signature had been manually affixed and made. hereby is— 
authorized and approved.” 


IN WITNESS WHEREOF, | have hereunto set my hand and affixed the corporate seal of the Company to these presents this 
NR 10th L day of ........... September ee, 1991 N : 





Form 957 (Rev. 7/845 





Prescribed by the State Board of Accounts Form Ho, 96 (Revised 1987) 


CONTRACTORS BID FOR PUBLIC WORKS 
PART I 


(Ta be compietod for all bids) 
(Please type or print) 


—.. 


Dare: Sept. 11, 1991 
1. Governmental Unit: Civic Center Par ing Garage 


2. County: Macomb 
3. Bidder (Firm): Harry S. Peterson Co., Inc. 


ee ae 
—Hå2rry 5, reterson Co., Inc. —— 
Address: —.25440 Sherwood 
City/State: Warren, MI 4809 
BEN EV EET ET a IE 


4. Telepnone Number: z 


5. Agent of Bidder (If applicable): 
ee 


Pursuant to notices given, the undersigned offers to furnish labor and/or material necessary 
ta comolete the public works project at (Governmontal Unit) In 


accordance with plans and soecitications of sald unl? tor the sum ar 

s > The undersigned turtner agrees to furnish a bond or certliled cneck wlth thls old 
for an amount soecifled In the notice of the letting. If alternative dids apply, submit a proposal 
for each In accordance with the notice, 


It additional units of material Included In the contract are needed, the cost of units must be 
the same as thar shown In the original contract. If the bid Is to be awarded on a unit basis, the 
Itemizarion of units shall be shown on a separate attachment, The Contractor and his subcontractors, 
Tt any, shall not diseriminara against or intimidate any emoloyee, or sopilcant tor smolovment, ra be 
emoloyed In the pertormance of this contract, with respect to any we directly or Indirectty 
related to employment because ot race, reilgion, color, sex, national origin or ancestry, Breach of 
This covenant may be regarded as a material breech of the contract. 








CERTIFICATION OF USE OF UNITED STATES STEEL PRODUCTS 
(It applicadie) 


1, tħe undersigned bidder or agent as a contractor on a public works project, understand my 
statutory obilgatlon to use steel products made In the United States, 1.C. l-I6-3-2. | hereby 
Certify that I and all subcontractors employed by me for this project will use U.S, steel products on 
this oroject If awarded, | understand that violations hereunder may result In fortelture of 


contractual payments. 


NON-COLLUSION AFFIDAVIT 


The undersigned bidder or agent, belng duly sworn on oath, says that he has not, nor has any 
other member, representative, or agent of the firm, company, corporation or partnership represented by 
him, entered Into any combination, collusion or agreement with any person relative to the price to be 
bid by anyone at such letting nor To orevent any person trom bidding nor to Induce anyone to retraia 
from bidding, and that this bid Is made without reterence to any other bid and without any agreement, 
understanding or combination with any other person in reterence to such bidding. i 


He further says that no person or persons, firms, or corporation has, have or will receive 
directly or Indirectiy, any redate, fee, gift, commission or thing of value on account of such sale. 


OATH AND AFFIRMATION 


I attlem under the oenaities of perjury thet the foregoing facts and Information are true and 
correct to the best of mv knowledge and bellet. 


Dated at Warren, MI this llth day of Sept. 1991. 
Harrv S. Peterson Co., Inc. 


(Nay py zation 
Å 


trict Manager 
(Title of Person Signing) 










By 





ACKNOWLEDGE ENT 
state or Michigan ) 
) SS: 
cownt or Macomb _ ______—) 
David H. Swenson being duly sworn, deposes and says that he Is 
Vice President at the above Harry S. Peterson Co. Sand that tro 
Tle Thame of Urganlzatlon) 


statements contained In the foregoing bid, certification and attidavit are true and correct, 


Subscribed and sworn to betore me this llth day ot September 1991. 
A $ Å 





My Commission Exoires: February 28, 1994 


County of Residence: Wayne 
(Acting in Macomb) 


96-1 


ACCEPTANCE 


The above bid Is accoored this day ot 19 subjoc? to the 


following cond! tions: 
Soe mn 


Contracting Authority Memoors: 


PART II 


(Comoleta sections |, 11, 111 and IV for all state and local 
puolic works projects as required by statutes.) 


Gavernmental Unit: Civic Center Parking Garage 
Blader (Firm): Harry S. Pete 


att. Feterson Co,, Inc o ăě - 
Data: September 11, 1991 


These statements to be submitted under oath by each bidder with and as a part of his bid, 
Attach additional sages tor each section as needed. 


SECTION | EXPERIENCE QUESTIONNAIRE 


1. What pubilc works projects has your organization completed? 


' Contract Amount 





2. War pudile works projects has your organization now In process of construction? 


When To be 
Contract Amount Class of work Completed Name and Address of Owner 
EERSTE L Si a) 
See Attached EE 































3. Have you ever tailed to complete any work awarded to you? NO If so, where and why? 


SN a 

n —8—s Iz LLD 

Ja 
4. List reterences from private firms for which you have performed work. 

See Attached 
Sa 
se 
————_—_ —“="“w—————$— 
———==—=—=—=—==—=—Æ—Æ—m 





ive) 

ov 
' 
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NON-COLLUSION AFFIDAVIT 
The Bidder, by its officers and 


agents or representatives present at the time of filing this bid, being, 
duly sworn on their caths, say that neither they nor any of them have 
in any way, directly or indirectly, entered into any arrangement or 
agreement with any other bidder, or with any public officer of such 
City of Fort Wayne, Indiana, whereby such affiant or affiants or either 
of them, has paid or is to pay to such other bidder or public officer 
any sum of money, or, has given or is to give such bidder or public 
officer anything of value whatever, or such affiant or affiants or 
either of them has not directly or indirectly, entered into any 
arrangement or agreement with any other bidder or bidders, which tends 
to or does lessen or destroy free competition in the lettering of the 
Contract sought for by the attached bids, that no inducement of any 
form or character other than that. which appears upon the faca of the 
bid will be suggested, offered, paid or delivered to any person, 
whomscever to influence the acceptance of the said bid or awarding of 
the Contract, nor has this bidder any agreement or understanding of any 
kind whatsoever, with any person whomscever to pay, deliver to, or 
share with any other person in any way or manner, any of the proceeds 
of the Contract sought by this bid. 


HARRY S. PETERSON CO., INC. 
we Jee Cite — 
District Manager 


Subscribed and sworn to before me by J.Pete Wallace 





this llth day of __ September, DE 
Å j 7 
My Commission Expires: died, 7/4 P 
J 
February 28, 1994 NOTARY PUBLIC’ MI 
Resident of _Wayne „County, XR 


(Acting in Macomi 








Subscribed and sworn to before me by 





this 19 . 


of 2 


Mv Commission Expires: 





NOTARY PUBLIC 
Resident of County, IN 


—n—————6 nn ood—ah— 


Subscribed and sworn to before me by 





this 


day of rd ar ey ee 





My Commission Expires: 


eS 


NOTARY PUBLIC 
Resident of County, IN 


=== 


PART II - COMPLETED PROJECTS 


1. 


arking 
Amount: $800,000.00 
Class of Work: Sealant & Waterproofing 
Completion Date: July 1991 
Owner: Wayne County 


Lansing Comunity College 

Amount: $120,500.00 

Class of Work: Sealant & Waterproofing 
Completion Date: Oct. 1990 

Owner: Lansing Cammunity College 


Cobo Hall Helix 

Amount: $600,600.00 

Class of Work: Sealant & Waterproofing 
Completion Date: 1988 

Owner: City of Detroit 


PART II - CURRENT JOBS 


2. 


Imlay City Reservoir Rehabilitation 
Amount: $1,500,000.00 
Class of Work: Sealant & Waterproofing 
Completion Date: Sept. 1991 
Owner: City of Detroit 

735 Randolph 

Detroit, MI 48226 


North Grand Parking Structure 

Amount: $926,508.00 

Class of Work: Sealant & Waterproofing 
Campletion Date: Sept. 1991 

Owner: City of Lansing 


Michigan State University 

Amount: $176,187.00 

Class of Work: Sealant & Waterproofing 
Completion Date: Sept. 1991 

Owner: Mich State Univ. Board of Trustees 


HARRY S. PETERSON CO., INC. 


PART II - WORK FOR PRIVATE FIRMS 
4. Millender Center 


Parking Garge 
Amount: $130,000.00 
Class of Work: Sealant & Waterproofing 


Completion Date: Aug. 1991 
Owner: Forest City Precast 


Tower City 
Amount: $700,000.00 


Class of Work: Sealant & Waterproofing 


Completion Date: 1990 
Owner: Forest City Precast 


Parkview Hospital 
Amount: $275,000.00 


Class of Work: Sealant & Waterproofing 


Completion Date: Aug. 1991 
Owner: Parkview Hospital 


HARRY $. PETERSON CO., INC. 


Specific Qualifications RA 
Concrete Repair # 


Imlay City Reservoir Rehabilitation 


Owner: City of Detroit 
Architect: Greeley & Hansen 
Amount: $1,500,000 


% Complete 75% 
Completion Date - Sept. 1991 


North Grand Parking Structure 


Owner: City of Lansing 
Architect: Tracy Materials 
Amount: $926,508 


$ Complete: 65% 
Completion Date - Sept. 1991 


Millender Center Parking Garage 


Owner: Forest City Precast 
Architect: Ehrenkrantz Group, P.C 
Amount: $130,000.00 


$ Complete: 80% 
Completion Date - Aug. 1991 





HARRY S. PETERSON CO., INC. 


Metro Airport Parking 


Owner: Wayne County 
Architect: Albert Kahn 
Amount: $800,000 


% Complete 85% 
Completion Date - July 1991 


Parkview Hospital - Ft. Wayne 


Owner: Parkview Hospital 
Architect: Ed Tourney 
Amount $275,000 


3 Complete: 7.5% 
Completion Date — Aug. 1991 


HARRY S. PETERSON CO., INC. 
25440 Sherwood, Warren, MI 48091 


FACSIMILE COVER SHEET 


Fax Number:. (313) 755-6897 


DATE: 9/12/91 


A 4:30 
TIME: ax ek A 
10: Ms. Dottie Hanneman $a6/427-1393 


Assistant Director 
Department of Purchasing l 


FROM: te Wallace 





Number of Pages (including cover page) 4 


SPECIAL INSTRUCTIONS: Re: Structural Restoration Civic Center Parking Garage 
Enclosed please find our Finalcial Statement for the above 


referenced job. 








vr pee 
ns ee AG L a — 
EET REESE E IA BIT 
Transmitted By: 

IF THERE IS ANY ERROR IN TRANSMISSION - PLEASE 


CONTACT THE PERSON TRANSMITTING OR SENDING THESE 
DOCUMENTS Office: (313) 755-6910 
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HARRY S. PETERSON CO., INC. 
3340 South Lapeer Road, Orion, Michigan 48359-1320 (313) 391-4000 


Dear Sir/Madam, 


The Harry 8. Peterson company is a wholly owned subsidary of Sandoz Ltd. 
It is Sandoz internal policy that financial information be released on 

a consolidated basis only. Therefore, in response to your request for 
financial information, we have enclosed a copy of the most current annual 


report of Sandoz Ltd. 


Sincerely, 


ice Prasident 


IS0-FLEX SEALANT AND WATERPROOFING SYSTEMS 
Sealants © Traffic Coatings s Expansion Joint Seals s Concrete Sealers s Membrane Waterprocting 


CONSOLIDATED BALANCE SHEET AT 31 DECEMBER 1990 


ASSETS 


RQUITY 
ANE LLABILITIEG 


* see Comments 


(AI 
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Fixed assets 
Financial assets 


Long-term assets 


Inventories 
Receivables 
Securities 

Liquid assets 
Prepaid expenses 


Current assets 


TOTAL ASSETS 


Share capital 

DPA vupitul 

Reserves 

Net profit of the year 


Equity 
Minority interests 


Liabilities 
Provisions 
Accrued expenses 


Toimi Haiii aa 


TOTAL EQUITY 
AND LIABILITES 


NOS4AELE4 


= 














1989 


3 627 
252 


3 879 
2 308 
2 604 
2 024 


910 
220 


8 066 


16 


11 945 


RZHHWVHXK 


Sfr. millions % 


32.5 


67,5 


100.0 


55.1 
0.6 


44.5 


100.0 








CONSOLIDATED STATEMENT OF INCOME AT 31 DECEMBER 1990 


NET PROFIT 


* see Comments 


vaa 





a 3 AAAWH* WaIite:g0 








1989 
Sir. millions 

Sales 12 497 
Inorcass in stocks uf flulshed and 
semi-finished goods and capitalized 
self-produced goods and services 139 
Financial income 207 
Other income 296 
TOTAL REVENUE 13 139 
Materials 3 482 
Personnel expenses 3 029 
Fixed-asset depreciation 626 
Financial expenses 205 
Other expenditure (incl. taxes) 4 839 
TOTAL EXPENDITURE 12 181 

958 
Net profit as a percentage of sales 7.7% 
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-Fort Wayne, Indiana, on 
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Read the thi 
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ne aor tt and on motion PY.» | 
sessied by B dd r and dul; adopt 
Passage. PASSED : by ‘the zolicwing vote: 
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DATEI; Ø- FoF 






SANDRA E. KENNE DE SEEEV 


Passed and acopted by the Common Counci l of the ci 


t Indiana, as (ANNEXATION) — — — APPROPRIATION) — (GENERAL) 
(SPECIAL) (ZONING-MAP) ORDINANCE’ RESOLUTION NO.” JILL. 
on the / zi dav of PE À EEG Vag ii 

ji L Rø | TE 
.SANDRA E. KENNEDY, 


PRESIDING OFFICER : | 


ty of Fort Wayne, 











"CITY CLERK 


: z. Presented by me to. he Mavor o£ the Tal o£ Fort Wavne, 
-the Za : day of: 


at the hear ek (se DA 


Indiana, on 


Å 1997 






o'clock 


; £ . SANDRA E. KENNEDY, CITY a 
Approved and signed by me b tħit Sh day GE Odlu 
; | -———-— AN 
A i AS ' 
19 ( at the hour of J:3 o'cloc oMa E.S. Te 
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MENRE PAUL HELMKE, MAYOR 








DIGEST SHEET 


TITLE OF ORDINANCE: Special 
DEPARTMENT REQUESTING ORDINANCE: Purchasing 
SVNOPSIS OF ORDINANCE: An ordinance approving the award 


of Ref. No. 1572 for the structural restoration of the Civic 
Center Parking Garage. The cost reflects the lowest and 

most responsive of (5) vendors and should be awarded to Harry 
8. Peterson Co., Inc. in the amount of '$439,495.00. 


IF NOT LOWEST, WHO WAS AND WHY WERE THEY NOT AWARDED: 


EFFECT OF PASSAGE: å Safer public use facility. 
IF REPLACEMENT, WHAT NECESSITATES: i 
EFFECT OF NON PASSAGE: Continuing deterioration of 


Phases I and II of the structure. Increase in liability due 
to structural delaminations. 


PRIOR APPROVAL REQUESTED: ves DATE: 9-24-91 

MONTES INVOLVED: Harry $ Peterson Co $439,495.00 

PRICE AGREEMENT: Yes 

PURCHASE ORDER: No 

ACCOUNT INFORMATION: Civic Ctr Pking Garage 132-152-CPGl-4423 


132-132-CPG2-4423 
PRIOR APPROVAL: 
(IF APPLICABLE) 


BILL NO. S-91-09-16 
REPORT OF THE COMMITTEE ON FINANCE 
MARK E. GiaQUINTA, CHATRMAN 


DONALD J. SCHMIDT, VICE CHATRMAN 
BRADBURY, REDD, BURNS 








WE, YOUR COMMITTEE ON. FINANCE TO WHOM WAS 

REFERRED AN (ORDINANCE) (RESOKBHESH) approving the awarding 
of Reference #1572 by the City of Fort Wayne, LE oy ana 
through its Department of Purchasing and HARRY 


CO., INC. for the Civic Center Parking Garage 











HAVE HAD SAID (ORDINANCE) (RESQENEXEN) UNDER CONSIDERATION 
AND BEG LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID ' 
(ORDINANCE) (RESQEMESONAT on! ey SN Se 


DO NOT PASS ABSTAIN NO REC 














DATED: 26 Gf 


Sandra E. Kennedy 
City Clerk 


